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‘BILL NO. S-87-09-¢// 


SPECIAL ORDINANCE NO. Sd Ed P 


AN ORDINANCE approving Change Order 
No. 1, Contract 86-07 - Lakewood 
Park Water Main Replacement, with 
Earth, Inc., in connection with 

the Board of Public Works and Safety 
of the City of Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1, Contract 86-07 - 


Lakewood Park Water Main Replacement, with Earth, Inc., in connection 


with the Board of Public Works and Safety, for: 


this Change Order is necessary 

to reconnect 15 house service taps 
from old 4" water line in easement 
to new water main; 


involving a net increase of Twenty-Three Thousand Seven Hundred 


Thirty-Eight and No/100 Dollars ($23,708.00), all as more particularl: 


set forth in the specifications, and which is on file with the 
Office of the Board of Public Works and Safety and is by reference 


incorporated herein, made a part hereof, and is hereby in all 


things ratified, confirmed and approved. 


SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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Councilmember 
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seconced by , and duly 
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SANDRA E. KENNEDY, CITY ea 
Passed and adopted by the Common Couer of the City ae Fort 


Wayne, Indiana, as ( 


(SPECIAL) (ZGNEMG-MAD) ORDINANCE {RESCLUTIONS— NO. 
ATTEST (SEAL 


on the VA 3A day oo CQ ZZ is AZ E 
E Ji 





SANDRA E. KENNEDY, CITY CLERK 


SEESISTNG OFFICER i P 


Presented by me to the W of the City of Fort Wayne, Indiana, 


on the LY Go day of Geet oo fo EF S 
at the hour of ad “2 2 o'clock (= A 


SANDRA E. KENNEDY, CITY CLER 
Approved and signed by me RC A SE aay of (E 
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WIN MOSES, R., MAYOR 


ee ee ATTACHMENT TO CHANGE ORDER 


e 


m G D E ET oa l 
E 6" D.I. pipe Oa jo ee 5,535.20 
11. 3 ea | 6" X 45° Ells Pe (renee E 


T eee S we Bleed 

Te ena meee [ee eae 

Li, 01 6" X 3" reducer 220.00 220.00 

23: E p n G o 5' X 4" concrete walk replacement alee VETETT 137250 
eS ee 


S Lea. House connections 1038.00 15570.00 


Total Decrease $7,237.70 


~ Total Increase $30,975.70 


i ger (Dewngzase) (Increase) Contract Price ee 


; ees S . CHANGE ORDER Contract No. 86-07 
(fĘange Order No. One (final) S Resolution No. i 


Project No. Contract # 86-07 Board Order No. 55-86 
Name of Project Lakewood Prk water main replacement Date Aug. 14, 1987 
Tos Earth, Inc. : 22-16 Pe 


(Contractor) 7 5 2 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: - 


Erem ae Description of Change | | Change in Contract Price 
No. | Quantity fo. ses Description. = ry Unit Price 


See attachment 










Total Decrease 


Total Increase 


Net (Regxrease) (Increase) Contract Price 
The sum of $ 23,738.00 is hereby (added to) (¢edwanHaxfxum} the total contract price 
and the final contract price shall be adjusted as follows: 
Original Contract Price $ 212,445.00 
Current Contract Price Adjusted by Previous Change Order $ 212,445.00 
New Contract Price Including This Change Order B 236,183.00 


The time provided for completion in the contract for this project is (unchanged) TOO 


(decreased) by 0 calendar days due to this Change Order. The date for completion 
of all work shall be Same . Furthermore, this document shall become an 


amendment to the contract and all provisions of the contract shall apply hereto. 


Recommended by‘? 2 L et Water Engineer) Date NERY 87 


Accepted by< E E Contractor) Date 4-21-47 
Approved ry hho Gh (Director of Water Resources)pate j S Al-§ / 
Approved by; ANM “Tehm._ Bd. of Works) Date al z B 
oE VAP E R Bd. of Works) Date IIA 
[Kee BRI (Member Bd. of Works 


Attested by: ETE: Y CALL Sale Clerk Date L E f / 
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S ' Resolution No. : 


| 


Board Order No. 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To equate contract amounts for work actually performed. 


To reconnect 15 house service taps from old 4" water line in easement to new 


water main. 


Will proposed change alter size of the project? Yes No X 


If yes, explain 


Affect on operation and maintenance cost of this project: 


Elimination of main breaks and rusty water complaints. 




















A 


Engineer 


este, Admn. Appr. _ 

TITLE OF ORDINANCE Change Order #1 (final) Contract 86-07 =- Lakewood Park 
RDINAI Re Maden Repl 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety aei 








SYNOPSIS OF ORDINANCE Change Order #1 for Contract 86-07, Lakewood Park Water 








j i ecessary to reconnect 15 house service taps from 
———— old 4" water line in easement to new water main. Earth- Me.: E tne 


ET T r AC TORS ARS A E E D Oe E E 


T: F A 























EFFECT OF PASSAGE Elimination of main breaks and rusty water complaints. 








EFFECT OF NON-PASSAGE 





MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $23,738.00 





ASSIGNED TO COMMITTEE 


S-~87-09-—41 


BILL NO. l 
T E a 


REPORT OF THE COMMITTEE ON 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 
EHET a T 


REFERRED AN (ORDINANCE) ( RESOLUTION). approving Change Order 


O. l, Contract 86-07 - Lakewood Park Water Main Replacement, 


CITY UTILITIES 


N 


with Earth, Inc., in connection with the Board of Public Works 


F- - 


HAVE HAD SAID (ORDINANCE),.. (RESSHOPLONS UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


` (RESODUPGNIK 


YES. 





CHARLES B. REDD 
CHAIRMAN es 
PAUL M. BURNS 
VICE CHAIRMAN ‘i St SS a 
THOMAS C. HENRY 

i S A 
BEN A. EISBART 
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ak SAMUEL J. TALARICO A 
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PE Aa SANDRA E. KENNEDY 
E N ae CITY CLERK 
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